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PREAMBLE 

The Department of Defend of the United States of America ;0^)'^:&e'Miais(iy. of Defense 
of the Kingdom of Norway (MoD), hereinafter referred to as the "Parties**: 

Recognizing the benefits technology 

. Recognizing the benefits to be obtained from staiKJaidizatidn, nrionalization, and 
interoperability of i^^ equ^ment; 

; Seeking to make the best use of &dr re^^ve iesea^ and technology development 
capacities; eliminate uimecessary dupBcafo^ 
obtain the most efficient and ^ tta>ugfcco<^^ 
Dmonsti^onandS 

Agreeing that qwpm^^^ of an eqpitebfe and 

mutually beneficial -natoe, atid wll lie based upon a just and Mr division of rights, 
responsibilities, risks, costs, tasks, and infoimatioh sharing; 

Agreeing to equitably share both the costs of eau& Project and the benefits resulting 
from the Project efforts and to foster cooperation in fetore Project Agreements (PA) 
between the Parties; and . 

Desiring to improve their respective conventional defense capabihties through the . . 
applications of emerging technology; 

- h * • ' 

Have agreed as follows: 



ARTICLE I 
DEFINITIONS 



For the purposes of this Technology Demonstration and System Prototype Projects 
(TDSP) Agreement and any of its specific PAs, the following definitions shall apply: 



Contract 



Contracting 



Contracting Officer 



Contractor 

Controlled 

Unclassified 

Information 



Official irtfon^ 

security and is so designated by the j 
classification marking. It may be in 
documentary form, orin the form of i 



obligates a 
or both of the Parties to pay for thm 



in the interests of national 
ion of a security 
I, magnetic, or 
6rl 



one 



law that 



The obtaining of supplies or services by Contract firm) sources outside 
the government organizations of the Parties. Contracting includes 
description (but not determination) of supplies and services required, 
solicitation and selection of sources, pi^iratioii and award of 
Contracts, and all phases of Contract admini^altoa 

The entity within the government drganiz&Udn of a Party, which has 
authority to enter into, administer, and/or terminate Contracts. 

A person representing a tontrac^ Agency of a Party who has the . 
authority to enter into^ administer, and/or terminate Contracts. 

Any ratify awarded a Contract by a lily's Contracting Agency. • 

Unclassified information to which access or distribution limitations 
have been applied in accordance with applicable national laws or . 
regulations, Whether the information is provided or generated under 
this Agreement, the information shall ..be marked to identify its n in 
confidence" nature. It could include information that has been 
declassified* but remains controlled. 



Manufacture or other use in any part of the world by or for the aimed 



Designated Security TKesec^ty office ^ 
Authority (DSA) for the s*icui%^ 

Financial Costs Any PA costs (hat, due to their nature, will be paid using monetary 

contributions from the Parties, 

Financial Management A document that describes the estimated schedule, handling, and 
Procedures Document auditing of monetary contributions for a PA fa which one Party 
(FMPD) ccmtt^ onb<*& to 

Non-Financial Costs; Any PA costs Oat, due to their nature, will be paid using non-monetary 

contributions from the Parties. 
. . •'»' ■• ''* 

Patent Legal protection of fright to exclude others from making, using, or 

sellh^minv^ 

bm unlimited to, Patented 

petty Patents, utility models, appearance design Patents, registered 
design^ ami invest 

divisions, reissues, continuatiohsC repewi^ a^ extei^ohs of any of 
these. ' 

Project Agreement An tmpleinenting agri^ent ta^ Agreement that specifically details 
(PA) v the terms of collaboration on a specific project 

Project Equipment Any material, eqiupme^^ component, special 

tooling or test eqmpmem \ised inji specific PA. 

Project Background Project Infbnnation art gfeeirated in the pcrtoramKz of a specific PA. 
Information 

Project Foreground. Project Inform^ specific PA. 

Infor m ation 

Project Information Any infonnation regardless of form dr^^ p^^ ^ gaserated tn, 
or used in a PA. 

Project Invention Any invention or discovery formulated or made (cooceivpd or first . 

actually reduced to practice) by or for the Parties in the course of work 
perfiamed uhder a PA. the term •Uret actually reduced to practice** 
means the first demonstration sufficient to establish to one skilled in the 
art to which the invention pertains, of the operability of an invention for 
its intended purpose and in its intended environment. 
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Specific ^Uabomfi^ activity to perfonn xcsearchonairi/or to develop 
basic, e^loriatpiy, or advanbed ^teschnplqgies that are described in a PA. 



to 



IS 



ARTICLED 
OBJECTIVES 



2.1. In older to foster defense cooperation betw^ the Parti^ ^ objecdrve of this 
Agreement is to define and establish the geoeral teans aad conditions which shall apply to the 
initiation, conduct, and managemenl of projects detailed in separate PAs between representatives 
authorized in accor^^ Tbtse P As shall be entered 

h^pursuant to ftiis Agreement and sball kooiporate by reference the terms of tins Agreement 

22. Defiled terms and conditions of each individual PA shall be corosistenivrtth this 
Agwsneat Each PA shall include spec^ provisions concerning the icteotifibadkn of the 
objectives, scope of wori^ sharing of work, maae^ment structure financial anwgenwnts.and * 
classification for the applicable PA in gea^ accordance vntih the format set forth in Annex A. . 
In addition, and if necessary, each PA shall contain provisions for providing Project Equipment 



ARTICLE EI 



SCOPE OF WpRK 

3.1. The scope of work for this Agreement shall encompass collaboration in research and 
Development, joint experiments, and experimectalhardware and software design; as well as 
development, construction, testing and operation 

matiuation may lead P As may 
indnde conceptual studies, technology demonstrations, and system prototyping. 

32. . This Agreement does not preclude entering into any other agreement in the area of 

research and development Engineering and manufectur^ 

support projects that may evolve from coUaboration under one oar more P As under tins 

Agreement are outside of the scope of this Agreement and require establishment of a separate 

memorandum of agreement Wh^ such a projea appears possibte^ 

Committee (SC) members or, if there is no SC, M ^p«>i»i«te Project Officers (POs) ^lall 

consult with each other and with their organizations authorized to negotiate cooperative 

3.3. Information exchanged specifically for the purpose ofharmonizing the Parties' 
requirements for fonnulating, developing, ami negotiating PAs i^^ under this 

.rMgreement If information is exchanged but no PA is signed. Article VHI (Disclosure and Use 
of Project Information) of this Agreement shall apply and the receiving Party rnay only use such 
exchanged information received from the other Party to the eptteot it qualifies as Government or 
Contractor Project Background Information. For jnnp^es o^^ilying Article XD (Third Party 
Sales and Transfers), such exchanged mfoimafion ^l;be%ieated as Project Background 
Information, 



ARTICLE IV 




4.L The Director for ktexnational Cooperation, Office of the Under Secretary of Defense . 
(Acquisition Tedmology^ add Logistics) (or his/her succes^ cn the eyeat of reorganization) is 
designated as the US- TDSP Ajgr^eHt ^ General of 

The Ministry of Defense (Department of Defense Resources) (or his*er successor in the event of 
iwjganiaticm) is de$i#^ ^T&^fAPi aiafl bcrespbxtsible 

fSb ... 



■4.1.1. 




4.1.2. Review^ recommended amendments to Ipt A^r^ 
Artide XVffl (Am^^ 

4.1 J. Resolving issues ;twwa|^ 

42. The appropriate US Service Acquisition Executive or Defense Agency Director, or 
his/her designee, is designated US TDSP Executive Agent (US TDSP/EA) for those projects . * 
within his/her respective military service or defense agency. The appropriate Material Command 
Executive or Director Geaerd of Norwegian Deft^ 

designee, is d^gnated Norwgttu TDSPMel^^ within his/her 

command or estabiidiment The TDSP/EAs shall be response fbr: 

42.1. Concluding appropriate PAs in aocordance with this Agreement and national 
policies and procedures; 

42.2. Establishing an appropriate management structure for each PA ocfesidering its 
scope and the requirement for a SC; • 

423. Appointing POs and, as ajpopriate, SC members. 

4-2.4. Providing administrative direction to appropriate SCs, if established, or POs 
appointed to their projects, . 

4.2.5. Approving plans for disposal of jointly acquired Project Equipment if a SC is 
not established; and 

4.2.6. Monitormg^ 



. 4.2 J. Resolving issues brought forth by the SC or, if no SC is established, by the 
POs. 

43. If a SC is established under a particular PA, it shall be responsible for providing policy 
and management ditection to the POs during PA execution and monitoring overall 
implementation, including technical, cost, and schedule performance against requirements, and 
approving plans for disposal of jointly acquired Project Equipment, in accordance with the terms 
of the PA. The SC shall also be responsible for resolving issues brought forth by the POs, 
maintaining oversight of the security aspects of a project, approving assignment of personnel 
work on a project at the other Party's facilities, and appom^aFQeet security officer. If one 
Precontracts on behalf of the other Party or on behalf of both Parties, the SC shall be' ? 
r^ponstWe for establishing the detailed fiii^^ manag^em procedures of a PA. These 
procedures shall be stained in the FMPD and shall acxxml wi th the ratio^ accounting and • 
* audit requirements of the Parties* 

• 

4.4. In accordance with the terms of the PA, -the POs shall have primary resixmsihility for 
effective implementation, efficient management and direction of thdr assigned PA including 
technical, cost, and schedule pexfonnance against requirements; The POs shall be responsible 
for reporting status and activity of assigned PAs on an annual b^sis to tteSC c«v if no SC is 

- established, to the TDSP/EAs. Additionally, the POs shall have tte responsibilities under 
paragraph 4.3 if no SC is established for their PA, except that the TDSP/EA shall be responsible 
for resolving issues brought forth by the POs. The POs shall also maintain a list of all Project 

. Equipment transf^d by dthej of the Parties. 

4.5. The TDSP/EAs shall meet on a regular basis, alternatively fc the United States and 
Norway, as appropriate. The Oiainnan for each meeting shafts tto 

Patty. During such meetings, all decisions will be made unanimously with each Party haviijg 
one vote. ' ' . . 



10 



ARTICLBV. 



FINANCIAL ARRANGEMENTS * 

5.1. Each Patty shall contribute its equitable share of the full Financial and Noj^finaacial 
Costs of each PA, including overhead costs, administrative costs and cost of claims (consistent 
with Article Xitiil of this Agreement), and shall receive an equitable share of the results of each 
PA.. ' i" • 

5± DetaUed<fesciipdoQS of fizia^^ of 
thePAandes^J*^ ' 

53. Both Parties shall perform, or have perfenned, their tasks and shall use their best efforts 
to perform the tasks within the cost estimates specified in each PA. Both Parties shall bear the 
full costs they incur for performing, managing, a^ administering their own activities under tfats 
Agreement and participation in each PA, blading &eir share of die costs of any Contracts under 
paragraph 5.61 below. 

5.4. Hie following costs shall be borne entirely by the Party incumng the casts: 

5.4.1 . costs associated with any unique national requirements identified by a Party; 
and 

. 5.4.2. any .other costs outside the scope of 

5.5. A Party shall promptly notify to ^ to 
fulfill its obligations as agreed under a P^ 

exceed^ ami bofrp^^ on a 

modified bass. 

5.6. If one Party contracts on behalf of the other Party or on behalf of both Parties, each Party 
shall make funds available in the amounts and at the times set forth in the estimated schedule for 
monetary contributions, as described in the FMPD, 

5.7. The Parties recognise that, in pqrfo^ 

other Party, it may become necessary for the Contacting Party to incur contractual or other 
obligations for the benefit of tl» other P^ funds. In 

sue* event, the other Party shall make fucids irvaUable in such amounts and at siwh times as 
required by a Contract or other obligation and shall pay any damages and costs that may accrue . 
from the performance or cancellation of the Contract or other obligation in advance of the time 
such payments, damages, or costs arc due. 
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. 5.8. Each Party shall be responsible for the acdit of its or its Contractors* activities pursuant 
Co a PA. A Parly's audits will be in accordance with its own national practices and the FMPD. 
For PA efforts where foods are transferred between the Parties, the receiving Party shall be 
responsible for the audit regarding administration of the other Party's funds in accordance with 
the receiving Party's national practices. Audit reports of such funds shall be promptly made 
available by the receiving P&ity to the otter Party. 

is specified in Airoex Personnel). 
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ARTICLE VI 



6J> If tither Party dttenn^ 
under the scope of work of a PA* that Party shall contract in accordance with its respective 
nationaLkws/i^ indi vidually contracts to carry out a . 

task under a PA, it shall bS solely responsible for its own i^oi^S^^^ othor Party shall 
o^sulyectto 

62. the Parties may also detennine that one Party's Contracting Agency s!k^ 
Contract to fulffll their obligations unde* a PA- That Cormtic^ 

Parties in accordance with If necessary 

to meet the requirements of a PA^the DoD 's Q^btac^ 

Agency sball seek deviations from national I regulations and procedures wher^ The 
D6D Contracting Cfflcer co- the MoD Contracting Agency s^ 

providing contractual direction and kstroctions tp Contnu^ors for Contracts awarded byfliat 

patsy. ■ " ' ; \ y; \ • " - ■ 

63; Iw^Ointi^^ 

provided a copy of alt statements of work and other contractual docurnonte prior to the 
. development of solicitations to ensure that they are consistent with the pro vision? of this 
Agrt^eatartdto 

$A r For all Contracting activities perfo^ a%r P^ Agency 
shall negotiate to obtain the rights to 

VIH (Disclosure and Use of Project Information). Each Party^ Con^ 

into its prospective Contracts (and require its Contractors to insert in subcontracts) suitable, 

provisions to satisfy tfeitqui^^ 

Use of Project Inf<»mationX Article D£ (Controlled Unclassified Infimnati Arti^eXI 
(Security), Article XH (Third Party Sales and Tranrfro) and, where appliq&e, Article 33D 
(Liability and Claims); During the Contracting process, eat* Partes Contracting Officer sfaaB 
advise prospecti ^Contractors o^ 
if they are subject to any lk^^ 
Project Information or permiU^ 

Contractors to employ their best efforts not to enter into any new agreement or arrangement that 
will r^t in restneti 

6.5; In tte event* use and 

disclose Project Infonnation as required by Article 
InfonnadonX oris notified by Contractors or potential Con^ 
disclosure and li^ofPrbj^^^ 
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6,6. Each Parly's PO $tedl promptly adwse fte other Pai^*s P0 of my cost growth, schedule 
delay, or performance prbblems cSf any Contractor ; v^^:|^ ji^niractiusg As^acy is 
responsible. 

6J. No requirem^s 
compensation in cbim^ 

6JB Nonnal Contact administration services shall be jmmded in accordance vnih the 
Memorandum of Understanding Between the Government of Norway and the Government of the 
States of 

t&ewxh atripewlo^erit* Prqdi^^ 
thereto. ■. 



ARTieLEVn 
PROJECT EQUIPMENT 

7.1. Each Party may provide Project Equipment identified as being necessary fbrtttwutihg a 
spccfficPAto the other Party.. Such Project Eqwpmeot shall remain the property of the . 
providing Party. A list of all Project Equipmm^^ Party shall fee 

developed, ma i ntaine d, approved, and amended by the POs and shall be included in an annex to 
ea^PA. 

12; Hie receiving Party shall maintain any such Project Equipment in #>od ordav repair, and 
operable condition and return die items in as good condition as received, normal wear and tear, 
excepted, unless the providing Party has aiithon^ be^ tians^» that the Project Equipment 
may be expended or otbervvise consumed in connection with > a' PA witb^ reimbursement to the 
providing Party. The receiving Party shall pay to the providing Party the replacement value of . 
any Project equipment that is lost or destroyed beyond economical repair. 

7.3. AD Project EquipmenTthat is transferred shall be used by the recfeivingParty only for the 
purposes of carrying out the activities under a PA. In addition, in accordance with Article XII 
fltod Party Sales and Transfers) Project Equipme^ Third Party 
without the prior written consent of the proVicfing Party. 

7.4. The providing Party shall deliver Project Equipment to tfe lecdylng Party at a mutually 
agreed locationu.Possession of the Ptbjett Eqffipment shall pgs fiom the providing Party ^t the ' 
time of receipt of the Project Equipment Any further translation is the responsibility of the 
receiving Party. • 

7.5. Project Equipment transferred to ante faity umlear a PA shall be returned to the providing 
Party prior to the teminatwn or expiration of that PA. 

7.6 Any Project Equipment which is jointly acquired 

PA shall be disposed of during the PA or when toe PA ceases, as agreed or directed by the 
Steering Committee 

7.7 Disposal of jointly acquired. Project Equipment may include a transfer of the interest of 
one Party in the Project Equipment to the other Party, or the sale of such Equipment to aTWrd 
Party in accordance with Article XII (Tliird^ 

the consideration from jointly acquit^ Projca ^m orsoMtoa Tbird Party in 

a manner they determine to be fair at the time. 
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ARTICLE VIH 
DISCLOSURE AND USE QF PROJECT INEORMATION 



8J. General ' 

Both Parties recognize that successful collaboration depends on full and prompt exchange 
of information necessary for carrying out each PA. The Parties intend to acquire suffiewnt ' 
Project Information and rights to i^;S on bSsSc, 

^loratory, and advanced technologies whosemat^tkm may lead to (be development of 
technologically superior systems. The narure and amount of Pr^ 
shall be in accordance with the objectives and scope stated in the PAs to this Agreement 

Ownership of Goverismetf 
Foreground Information Aall be allocated to tibe government car a Contractor in accordance with 
die national laws, regulations, or policies of the Party who generates the Project Infcrrnaiiori or 
vAosc Contractor generates the Project Infonnatioa Consistent with Article XD (Third Party 
. Sales and Transfers), the Party generating Government I^ect Fcmjgrtfmd Information, or 
whose Contractor generates and delivers Contractor Project Foreground Moriiation, shall retain, 
its rights of use of such Project Infonnatioa 

$2. Government Project Foreground Information ♦ 

8.2. 1. Disclosure: Project Foreground Information generated in whole or in part by a 
Party's military or civilian employees shafffce disclosed without charge to 
both Parties. 

8.22; Use: Each Party may use all Government Project Foreground Irifonnarion 
withomchar^ fortes The Party genera^ 

Project Foreground Inform If a Party 

intends to use any Government Projett^ 

other transfer to a T^JP^, howevter, the provisions of Article Xfl (Ihird 

83. Government ProjtxrtBackgr^ 

8:3.1; Disclosure: Each Party, upon request, shall disclose to the other Party any 
relevant Government Project Background 
military or civilian employees, provided that 

such GoverrrnientPro^ is necessary 

i to or useful in a specific PA The Party v^ch ovms or holds 



rights touse that infor^^ is . 

"heces^ to n or "usc^ specific PA; and 

S3. 1 2. $j^.<^ made 
available wthout incunring liabil^ of proprietary 

rights; and 

83.1-3. disclosure is consistent with national disclosure policies and 
regulations of the furnishing Party. 

^ t&L Use: OtoveninHmt Pro jeer 
; * the other nujy be used without c^^ purposes i of my 

PA under (his Agreement The furnishing 
respect to such Government Project Background Information. 

8.4. Cmtoai^¥i$ 

8:4.1. Disclosure; ProjedForegroimd Infb^ 

? extractors shaU be disclo^ . 

V '.\.. vV v . ... ♦ 
8A2. T Use: Each Party may use without dbarge Tot its Dejfe^ Purposes all 

Contractor Project 

Contractors of the Party . lliePaty^^^ 

deliver Contractor Adject Foreground Information shall retain its rights of use. 
thereto in accordance with the applicable Contracts). If a Party intends to use 
any C^ntractOT Project Foreground ^orq^^oh in a sale or other transfer to a 
TOW Party, the provisions of 
thisAgp^ . V 

8.5. Contractor Project Background Information 

iXh Disclosure: Any relevant Contractor Project Background Information, 

(including information subject to proprietary rights) generated and delivered 
by Contractors shall be made available to the other Party provided the 
following conditions are met 

8,5.1.1. such Gcmtractor Project Background Moimation is necessary to 
or oiseful lin a specific PAv Ttie IParty >*i<* Iwlds rigto to use 
t^iirfOT^ 
"usefy in"tl*spe^ 

8.5.12. such Contractor Project Background Information may be made 
ayalaWe^ 
righto; and 
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8.5.13. disclosure is consistent wiOi aatibnal dbctosiro policies and ' 
relations of tiic fbrrishing Party. 

. 8.5-2. Use: Contractor Project B*&gn>und^ . 

Contractors and disclosed to the other Party may be used without charge by 
fee other Party forpuiposes of any PA under this Agreement, but it may be 
subject to further restrictions by holders of proprietary rights. The furnishing 
Party shall retain its .rights with respect to such Contractor Project Background 
Information* 

8.$v Alternative uses of Project Information 

8.6.L The prior written consent of each Party shall be requiied £x fo u^ of any 
Project Foreground Information for purposes other than those provided for in 
this Agreement or any PA upder it 

8*6*2. Any l^je^ Bad^rotnii Infiwmation ^ by one Party shall be used by 
the other P^ 

otherwise consented to m vmti^ by the providing P^ty. 

8.7. Proprietary Project Information ■/ 

8.7.1 , All Project Inft^ to proprietary interests shall be identified and 
marked, and it shall be handled in accordance with Article IX (Controlled 
Unclassified Information). 

8.7.2. The provisions of the NATO Agreement <&the Communication of Technical 
Information for Def^ Pu^s^ done at Brussels on 19 October 1970, and 
the Implementing Procedures for the NATO Agreement on the 
Communication of Technical inflation for Def^ Purposes, approved by 
tibe North At^cC^tBK^l <ml January 1971, £haH J$?ly to propriety 
Project Information related to this Agreement ■ 2 . 

8.8. Patents 

8.8.1 . Where a Party owns title to a Project Invention, or has the right to receive title 
to a Project Invention, tiiat Party shall consult! with the other Party regarding 
the filing of a Patent application for such Project tovwrtitm. the Party which 
has or receives title to sue* Project Invention shall & other countries, file, 
cause to be filed, or provide the otha Party with the opportunity to file on 
behalf of the Party holding title, or its Contractors, as appropriate, Paten! 
applications covering that Project Invention. If a Party having filed or caused 
to be filed a Patent appliWion decides to stop prosecution Of the ^application, 
that Party shall notify tb^ other , 

Party to continue tW prosecution. 
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8.8.2, . The other Party shall be furnished with copies of Patent ^Ucations filed and 
Patents granted with regard to I^jed Inventions. 



8.8 J. Hie other Party shall acquire a non-exclusive, irrevocable* royalty-free license 
to practice or have practiced, % 



8.&4. Patent applications to be filed under this Agreement or its PAs and which 
co&taia Classified ^ shall be protected and safeguarded in 
accordance with toe requirements contained in the NATO Agreement for toe. 
Mutual Safeguarding of Secrecy of Invei^c^ Rela^ toDefa«and for 
Miuch s^cafi^ for Patents have been made, done in Paris on 21 
September 1^, art its ^ . 

8.8.S. 



in its territory arising in the course of woric performed under any PA of this 
Agreement Insofar as possible, the other pirty sbaU provide information 
available to it that maj^ assist in defending the claim. Each Party shall be 
responsible for handling all Patent infringement clainte ma^e in its temtoff. 
and shall consult with the otocr Party during handing prior td any 
settlement, of such claims* The Parties shall share toe costs of resolving 
Patent infringement claims in a manner they determine to be fair at the time 
the patent infringement claim is resolved. The Parties shall, in accordance 
wito their national laws aiid practices, give their authorization and consent for 
all use and manufacture in the course of work p erf o rmed under the Project of 
any invention covered by a Patent issued |^ek respective ^ 



ARTICLE DC 
CONTROLLED UNCLASSIFIED INFORMATION 



9.1. E*c£pt as othenvise provide fo 

originating Party, Controlled Unclassified Information provided orgenerated pursuant to tins 
Agreement and any ofhs PAs shall be controlled as follows: 



9,14; 



Pwjectlafbimationas 
Information). • 



purposes authorized for use of 
in Article VHI (Disclosure aid Use of Project 



9.1.2. Access to such infonhation shall be limited to ] 



[whose access is 
MX,and*hall be subject 
.tofhepro^ 

9.13. ' Each Party shall take all lawful steps, which may include national 

' classification, available to hto keep such infomatioi^firi^ ffcpm farther 
disclosure (including requests under any legislative provisions), «cept as 
provided in. subparagraph 9.1 unless the originating Party consents to such 
disclosure In the event of ui»u&orized disclosure, or if it becomes probable 
that the information may have to be further disclosed under any legislative 
provision, immediate notification shs^ be given to the originating Party. 

9.2. Toasastio^dingto 
Da^UedUiKdassifiedlii^^ 

advance and in writing, on the markings to be placed 

The appropriate markings shall be defined in the Project Security instruction. . 

9.3. Controlled Unclassified Infmnatkm provided or gener^ 

Agreement and any of its PAs shall be handled in a maimer that ensures control as provided for 



in 



9:4. Prior to authorizing the release of Controlled Unclassified Information to extractors, the 
Parties shall ensure that die Contractors are le^ 
accordance with the provisions of this Article. 
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AIOICXBX 
VISITS TQ ESTABUSHMENTS : 



10.1. XEach Party shall permit visits to its government establish^^ 
and Contractor indu^rial facilities by employees of the other Party or by <^lo>^es of the other 
Party's Contractors), provided tb& the visit is authorized by both Parties and the employees have 
any necessary and appropriate security dearaices and a ne^-to-kno w. 

\ \ .." ',. •. .. . ' /' -\ : :f 

10$. All visiting personnel shaU be required to comjdy \vifh security iegol of the host 
Party. Any information disclosed or made available to visitors shall be treated W if st^lfod to 




103 / Requests for ^te by personnd of one; Par^ to 

coordinated through official channels, and shall conform to the established visit procedures of 
the host country. Rocpiests for visits s^ 

pa. ' • . " - * j ' ; - \ 

10A. lists of penaiu^ 

other Party shall be submitted through official channels in accordance with reccrring 
international visit procedures. -.yyry? 
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ARTICLE XI 
SECURITY 

11.1. All Classified Wormation provided or generated pursue 
its PAs shall be stored, bandied* transmitted, and safegpat^ 

Security Agreement between Norway and State of America of 26 February 1^70, 

amended 27 September 1984, and including the Industrial Security Annex thereto, of 24 October 

1 1 X Classified Information shall be transferred only through official govemmieat-U>- 
govenimeat c&m^ Security Authorities 

(DSAs) of the Parties. Such information shklj^ 

of origin, the conditions of release, and tii^ infoiiimtioci relatc» t«> ibis Afipreesnexact 

and the applicable PA. 

11.3. Each Party shall take alllawfal steps available to it to ensure that infomjation provided or 
generated pursuant to this Agreement and any of its PAs is protected from further disclosure, 
except as pennitted by paragraph 1 114, unless the other Party consents to such&sclosure. 
Accordingly, each Party shall ensure that: 

1 1 J. L The recipient shall hot release the Classified Information to any government, 
national, organization, or other entity of a Thiid Party without the prior 
. written consent of the ori^ 
\ forth in Article Xn (Third Party Sales ao^^ransfi^). 

1 13.2. The recipient shall not use the Classified Information for other than the 
purposes provided for in ffiis 

11.3.3. The recipient shall comply with any distribution and access restrictions on 
Mormation that is provided under this Agreement and any of its Annexes. 

1 1 .4. Each Party shall ensure that access to the Classified fafonnation is limited to those 
persons who possess requisite security clearances and have a specific need for access to the 
infonnationmcrfertopari^ 

11.5. Tte Parties shall investigate all Cases in which ii is known or where there are grounds for 
suspecting that Classified bfonnafion pp^ded ^ ^e^^puisuant to this Agreement has 
been lost or disclosed to unauthorized persons or other entities. Each Party also shall promptly 
and fully inform the other Party of the details of any such occurrences, and of the final results of 
the investigation and of the <x^^ 

1 L6. When a PA contains provisions for the exchange of Classified Information, the POs shall 

. 22 " 



prepare a Project S©cm The Project 

Security Instruction arid the Classification Gw^^^^ by vi$ch Project 

Information and nmterial shall be classified, marked; used; transmitted, and safeguarded The 
Instruction and Guide shall be developed by the POs within three months after the PA enters into 
force, they shall be reviewed and f&rwraied to the api»ro^ate aini stall be applicable to 
aO government and Contractor personnel paj^ TTie Classification Guide 

shall be subject to regular review andieviaon with the aim of ^d^gradmg the classification 
whenever this is appropriate. The Pro^ 

Controlled Unclassified Information. 

ffjf. Contractors, prospective Cootrac^^ by DSAsto 

be under financial, administrative, policy or management cratrol of national 
Third Party, may participate in a Contract or subcontract requi^ access to Classified 



enforceable measures are m eflr^ of a Third Party shall 

not have access to Classified Iofonnatk^ are not in effect to preclude 

access by nationals or other entities of a Third Party, the other Bicty shall bib consult^ for 
approval prior to permitting such access. 



118. For my feeiUty wherein Classified Infoni^ responsive Fatty or 

Contractor shall t apjii^ 

responsibilities for safeguarding at such facility the infonmtion or mteri^l pertaining to this 
TDSP Agreement kod any of its PAs. Tlfese ;off^ ]is&ig access to 

Classified Infonnation involved^m 

who have been property approved for access and have a need^toinow. "' 



11.9. Information or material provided or _ 
classified ^ high as^^S^ 
contents to; UNCL^^nFITO. 



to this Agreement may be 
is UNCl^Sn^M the 
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ARTipLBXH 
. THIRD PARTY SAIJES AI^ T^SI^RS • 

IZ L Except to the extent peimitteti fa cot sell, transfer title to, 

disclose, or transfer possession of Projec* Fore^und Infonration.ar jointly acquired or 
produced Project Equipmait to any Tluid Party without the prior written consent of 4c other 
Party. The other Party's prior written consent shall be necessary for any such sale, disclosure, or 
tracer eves if it will be made by ftc owner of tbe i^siu Furthermore, such sales, disdiwaires, or 
traisfes shall only be made if the government of the intended recipient consents in writing with 
the Paries that it shall: ; 

12.1.1. . not retransfer, or permit th^jbrther retransfcr of, any equipment or 
information provided; and 

12, 1 2. use, or penult the use of; 4e equipment or information provided only for the 
purposes specified by the Parties, 

122. Each Party shall letaio the right to sell, transfer title to, disclose or, transfer possession of 
Project Foreground Information which is: 

12-2.1; generated solely by dther Party or thai Party s Contractors m the performance 
ofth^ltayis work ^cca^<m va0sr a PA or Article 10 (Scbjpe of Wodc); and 

1222. which does not include any Project Fos^ 

Background Information of the other Patty and whose generation, test, or : 
evaluation has not relied on the use of Project Equipment of ^ other Party. 

12.3. A Party sbaU not sell; transfer ti^^ 

Equipment or Project Background Information provided by the other Patty, to any Third Party . 
without the prior written consent of the Party which provided such equipment or information. 
The providing Party shall be solely responsible for authorizing sudi transfers and, as ap^icable, 
specifying the method and conditions for m 
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13.1. If applicable, claims ag|^ other P^or itspct^rinel be deah with in accordance 
with the tenhs of Article VQI of the NATO Status of Forees Agreement (NATO SOFA) dated 19 
June 1951. Civilian employees of the Parties assigned to duty within their govenm^t's Defease 
Department or Ministry shall be deemed for the purpose of Article VIH of NATO SOFA to be 
members of a civilian con^n^lu&ra me meaning of Article I of NATO SOFA while present 

jra£- v wh<^NA^^ -i • 

; vi&£l v 

• ;ds^'^^tt^^^ Patty for injury to or death of iVmilitaiyOT 
•^p^^^i^'I^^Bmige to or loss of its property (indiKling jointly acquired 
property) caused by sikA pcrsoim^ 

*PAJ of that other Party. However, if such injury or death to inilitary or 
civilian personnel or damage or loss to property results from ret&less acts or 

; : r&H^s;j omissions,, wilful misconduct, or gross ittg^&& 
parsoimelf the east ^any liability shall be boniftby that Party alone. ' 

' 1 3-2.2. Claims from any per^n not a member of to 
a Party for iiyuiy, death, dam^ 
'appi^^ 

P^ m'lwiibse ccw^ claim arose. 

injury, dea^ damage, or loss results from reckless acts or reckless omissions, ; 
w^nuscewta 

. 135.3. 

Partievwheretlw<^ • 
oflkar persons, such cost shall be" tome by the Parties in such proportions;^ 

>; • r -flKy;tfe^^ • " 

13-3. :Cfcumlaris^^ . 
. (Contractual Amngeraents) shaU be resolved to 
• of tite Gonti^ ! : " V; - r -'' /; " : ""' '-\ : V ' ■ " 'V' ' ' 

1 3.3.1. W&n one Partyli^ under a PA, it shall 

l£ issj»n&]b!e :^^^^l^jdidn& arising unde^^Cmtiact and the other 

... W\ 




Peaty ^UI not be subject to any liability arising from such contracts without its 
written consent 

133.2. When one Party contracts on behalf of both Parties, they shall sbart the costs 
of claims arising under that contract in the same percentage that they share ' 
FisandalCo^s. 

13,33. When one I^ Cont^^ 

Contracting is being do^ sfaalifc 
under that Contract 

V 13 J A Patent in&ihgement claim costs shall be steed in accordance With Article 
VIH (Disclosure and Use of Proicct Moimation), paragraph 



13A Employees and agents of Qmtactors shall not be considered to be avflianpenxwrid 
employed by a Party far the purpose otpang^n.Vtn 13X 
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ARTICLE XIV 
CUSTOMS DUTIES, TAXES;^ CHARGES 

14.1. Customs duties, import and export taxes, and similar charges shall be administered in 
acconlancem^ 

and regulations pennh, the pa^^ 

texts wk! simflar charges, as ^vell asquantitatfreorotheriestri^ 
14X Each Party stall use its best eff^ 

taxes, and similar charges are administer^ in a manner favorable to the efficient and scoaomica] 
conduct of the woriL If any such duties, taxes, or similar charges art levied; thePsrty in whose 
country ftey are levied shall bear such costs. - , :% 



ARTICLE XV 
SETTLEMENT OF DISPUTES 



15.1 
PAs 

national court, an intemati 



or relating to this Agreement and any of its 
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ARTICLE XVII 
TERMINATION, ENTRY INTO FORCE, AND DURATION 



1X1. All activities of the Parties under this Agimrient shall be carried out in accordance with 
their national laws and in the event of any conflict between any Article or provision of this 
Agreement and a Party's national laws, the Party's national law will take prtxxrieoce. In the 
event of a conflict between an Article pf ibis Agreement and any Annex to this Agreement, fife 
Allele shall control to the event of a comOta between ^ 
to under its auspices, the Agreement shall govera 

17i the obligations of the Parties ^l besuly^ to the availability of appropriated funds for 
such purposes. - 4 r 

17.3. This Agreement, which consists of 1 8 Articles and one Annex, shall enter into force upon 
signature by both Parties and shall remain in force for a jpcaiod of tea years or until the Parties 
terminate it All PAs shall terminate upon tennination dates ^tto iitto the subject PA or tipbrt 
expiration of this Agreement The means by which this Agreement andPAs agreed to under the 
auspices of this Agreement may be temiinated shall be in accordance with me following: , 

173.1. This Agreement may be temteated a^ 

Parties. The PAs may be terminated at any time by the written consent of the 
: TDSPEAs. In the event both Parties consent to terminate this Agreement; or 
decide to terminate any PA, the Parties sh^consult prior to the date of 
tennination to ensure termination on the m^t economical and equitable terms. 

1732. ^idiev JPaor^r nuiy teramufte Otis Agreracirai litpem ai least six maaUhs writtea . 
notification to the 6t^ Pasty of its intent to terminate the Agreement Duripg 
the period between notification of intention to terminate and the effective date 
pf termination, it shall consult with the other Party about the mosf satisfactory 
arrangements to be made for continuation,, transfer and completion of any 
outstanding y^u^ 

1733. JEither Party may terminate a specific PA upcm 3 rnonms written notification 
to the. other Party. Such notice shall be the subject of immediate consultation 

. by the TDSP APs or TDSP EAs, as appropriate^ to decide upon the 
, appropriate course of action; 

17 A Inthee^ofteminationoft^ 
apply: 

17.4.1. The Parties shall continue their participation, financial or otherwise, up to the 
effective date of tennination oflhis Agreement or its PAs, as appropriate. . 



17.42. Except as toConti^aw^ be 
responsible for its own PA-related costs associated with termination of the 
Agreement or any PA under it For Contracts awarded on behalf of both 
Parties, the tenminatmg Party shall pay all Contract modification and/or* 
termination costs that would not have been inclined if the contract bad 
continued. However, in no event shall a teiminating Party's total financial 
contribution, including contract tennination costs, ex<^ 
financial* 

v >* 17.43. All Project Infom^im a^ rights therein received under the provisions of this 
Agr^ent or PAs pricff to tenuination of the Agreement or its PAs shall be 
retained by the Parties, sub^ to the pitndsions of this Agreement and its 

, PAs* • ... - V-T"'^/ 

17.4.4- Specific PA tenaii^on p^Visions may ]be established in the PA 

. 17.S. The respective rights and obligator Article VH (Project 

Equipment), Article VIII (Disclosure and Use of P*^ (CootioUed 
UfKlassified Information), Article XI (Security), Article XII (Ttmd, Party Sales,acd TnuisfasX . 
Article XID (liability and Claims) and Article XY (Settlement of Dilutes), ^11 continue . 
notwithstanding tennination or cp^ 
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ARTICLE XVIII 
AMENDMENT 



18.1.. 



1 8.2. Any PA may be amended at any time by the written consent of those that signed that 

PA. Annexeato the PAs may be amended by the SC or, if thexe is no SC, the POs, except fer 
(a) >, . 



winch may bet 



I or amended oidy by the Parties. 



3f. 
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signed this Agreement 

DONE, in duplicate, in the English language. 



FOR THE DEPARTMENT OF DEFENSE ; 
©FLUNKED STATES^ 




Edwarf C AIdhdge» Jr. 
Name 



Under Secretary Of Defense 

Title. V" • . : 

» jW 2| ; s 

Date 




leif Liiadback 



.Name/ 

Director General 
; (Departaent of ; 0&f^& Resource) 
title ^ *' • ^ ' ' rr ~"^ 



IS, July 2D01 



Pate 



Location 



US, 



ANNEX A SAMPLE fRaJECTAORpAffiNT 



PROJECTS A 

DATED 



PROJECT AGRTiEMBNTNO. 



between 



MINISTRY OF DEF^ 
OF THE KINGDOM OF NORWAY 

. ;-vC01jaERNlNO: 



XX-NN wum where XX is a US Military Service or Defease Agency 



A-l 



TABI^OFC^NtHm 

INTRODUCTION A-3 . 

; A-3 



OBJECTTVESA-3 

SCOPE OF WORK A-4 . 

SHARING OF TASKS A-4 



.A* ' • 
MANAGEMENT; A-5 • 
FINANCIAL ARRANGEMENTS A# *~ 
CLASSIFICATION A-6 

PRINCIPAL ORGANIZATIONS IrWOtV^ ^ : A^Gr : "V'-.'.s 
LOAN OF ^ MATERIALS^ ^Sm^J^^I^^0 : ^ J 

A-8 



■ A-9 

(At * minimum, a PA sbotild inclade the above need to be 

addressed, attides, aliane^ w and 
appropriate.) \ 
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ARTICLE I 



This Project Agreement is entered into pursuant to the AGREEMEOT between the Departed 
of Defense of die United States of America (DoD) and the Ministry of Defense of the Kingdom 

ion and System Prototype Projects of 



ARTICLE II 

DEnNITION dF TERMS AND ABBREVIATIONS 

(Define only those terms used fa this PA that have not been defined in the TDSP 
AGREEMENT.) ^ 

( If the Parties wfll establish a joint project office and assign personnel to it, add the 
following definition and include annex (a): 

Cooperative Project Personnel: In accordance with Annex (aX Garment 
personnel assigned to a joint project office or facility pursuant to the terms of a PA 
who report to and take direction from the POs for the pnrpose of carrying put the 
PA, Government representatives described in such PAs as liaison officers or 
observers are not considered Cooperative Project PersonneL) 

ARTICLE III v ' ; 



The objectives of this • PA are: 

a. , the development of 



die improvement of m 



(Project Officers are reminded that in the event that any PA shows promise of 
progressing beyond the research, development, technology demonstrator, or system 
prototype limits imposed by this Agreement, Article 3.2. of the Agreement should be 
consulted for guidance.) 



ARTICtBJV 
SCOPE OF WORK 



Develop. 



. v> b. Evaluate 



c Design, fabricate and test. 



ARTICLE V 
^ARmGOFtASK^ 



The DoD will 



.7 



b- * The MoD will 








c, DoD and MoD Jo: 







ARTICLE VI 

gRmPPW* AW SCHEDULEQF TASKS 
(OPTIONAL) 



multiple phases, i^irirbig milestones or decision points.) 



Phase H 



A-4 



Description of Phase 1 ",. .MM/DD/YY MM/DD/YY 

(Milestone 1) (e.g., Transmittal of Feasibility Report) 

Phase 2 . Start End ' 

Description of Phase 2 : MM/DD/YY MM/DD/YY' 



De^riptioaof Phase 3 MM/DD/YY MM/DD/YY 



(Add as many phases as necessary.) - 

The final report must be transmitted to the TDSP/EAs six moirths before (he tenninati on date for 
thisPA. • / • ; V 



<Ifa TDSP Project does not require a Steering Committee, use the following format 
to set forth how the TDSP Project will be managed.) 

Alternative 1 



I . This PA shall be directed and administered on behalf of the Parties by one Project Officer 
(PO)fom each Party. ThePQsaie: 

' USPO TitleffWitioa 



Address 



NORWAY PO TWe^osition; 

. Organization 



Address 



Protect Offices shall be established in _ (name of U^ location) and in 

.(name of Norwegian location). The POs are responsible for raaMgancqt of 



those taste listed as national responsibilitiesjn Article V (Sharing of Tasks) in this PA. 
3. 



(Mention only those additional management responsibilities not covered trader Article IV 
of the TDSP Agreement For instance, if a PA will involve the exchange or development of 
Classified Information, the POs should be responsible for appointing security officers*) 



..>v 



(If a TDSP Project requires the cstabgskment of a Steering Committee, use the 
following format to set forth how tl^TDSHP Project will b« managed) 

1. This PA shall be directed and administered onMi^lf of the Parties by an cnganization 
consisting of a Steering Omimittee (SQ and one Pnyeqt Offiber (P0) £om e^ Party; TbeSC 
members are: 

US Cb-Chaiiman TMe/Positioh ■ 
Organization • ' .j 
Address ! . • _ 



Norway Co-Chaunnan Title/Position 

Organization 
Address ; 

2. the POs are: 

US PO Title/Position 



Organization: 
Address 



NORWAY PO 




3. Project Offices shall be established in - (name otV&. location) and in 

. (name of Norwegian location) (If a joint project office wiD be established, . 

identify it here). The POs are re^^ ' 
responabilities in Article V (Sharing of Taste) in thb PA. 

4. P^arManagemeatPn^ ''^'^W^ •;, 

. (Mention onty those additional management responsibilities not covered under 
Article IV of Hie TDSP Agreement For instance, if a PA will involve the exchange 
or development of Qassifiedlnforaation* the POs should be responsible for 
appointing security officers. Also, if a PA will be administered by one joint program, 
office staffed by members each Party, add the following paragraph: 

. •• - : . 

4X Either Party may assign personnel to the otter Parly^ facmties to assist in ; 
administering a PA. the host Party shall provide office space and administrative 
support to personnel of the other Party in accordance with the host Party's normal 
. practice, A Party's assigned personnel shall be subject to the normal procedures ; 
and regulations of the host Patty. Provisions for the p^nn^ proiiidedhure 
described in Annex (a) to this PA) 



Amcwvm 

F^ANCl^ARRANQS? 
the Parties estimate thai the cost of petfoim^ df tte under this PA shall not exceed US$ 



Cooperative efforts of the Parties over and above the jointly agreed tasks set forth in the SCOPE 
OF WORK and SHARING OF TASKS and FINANCIAL ARRANGEMENTS sections shaU be 
subject to amendment to this PA or signature for a new PA. 

(If a PA will not involve one Party contracting for the other or both Parties, and no . ' 
funds will be exchanged between the Parties, use the following format for the 
Financial Arrangements*) 

Alternative 1 

HtfJDOD tasks shall not cost more u&n US 5: 

v " ~~. . ■ 

The MOD tasks shall not cost more than NORWEGIAN kroner: 

On 

(If a PA will involve one Party contracting for the other Party or both Parties; or (be 
Parties will transfer or exchange funds between them, use the following format for 
the Financial Arrangements.) 



Alternative 2 





Year! 


Year 2 


Year 3 


Year4 


YearS . 


Yeai6 


NO 




























US 








i A... 







(Using the above table and whatever description is necfcssaiy, explain and demonstrate bow 
the PA wfll be funded, identify both financial (funds) and non-financial (range time, use of 
equipment* etc) contributions and identify the amount of fends to be transferred between 
the Parties,) 



(The Financial Management Procedures Document (FMPD) should be developed by the 
PO's and submitted to the SC (if appropriate) for approval The FMPD should include as a 
minimum schedule, handling, funding levels by year^ and auditing procedures for 
monetary contributions anticipated for this PA.) 

ClASSMCATIft N 
Onfyoncofthethree.foUow^ . 



a. No Classified Information shall be exchanged under this PA; 

b. The highest level of Classified Information exchanged under this PA is: 
Confidential; or 

c The highest level of OassUied Information exchanged under this PA is: 
oecrcf* 

• mssm / ..; 

^ . JPRWQffAL ORQAWlZA-nQWS INVOLVED 

(List government laboratories, research centers, and other orgaiiizations for both / 
- the US and NORWAY.): r: 

NOTES: 

1. In the event that the collaborative efforts under the PA require the provision of 
Project Equipment to other Party, then a list of such Project Equipment must be 
developed and included as an Annex to the PA / 



Providing 
Party : 


Receiving ' 
Party 


QTY 


Description 


Part/ 
Stock* 


ConsumiblesV 


Approx 
Value 

















< 



2. If Jointly acquired Project Equipment is an aspect of the collaborative efforts under 
the PA, then terms and conditions for the disposal of such joictiy acquired Project 
Equipment must be included in an Annex to the PA 



ENTRY INTO FORCE. DURATION AND TERMINATION 

tins , , . PA. a Project under the TDSP 

Agreement between the Department of Defease of the United States of America and the Ministry 
of Defence of the Kingdom of Norway shall enter into force upon signature by the TDSP . 
Agreement Executive Agents, and shall remain in force for years unless terminated by 
either Party. It may be extended by written agreement by the TDSP Agreement Executive 
Agents. 



DONE, in duplicate, in the 




For the US TDSP/EA For the NORWAY TDSP/EA 



Signature 


Signature 


— 


Name 


Name 




ride 


TMe 

* ** 

s 




Date Date * 

« . 

* ... - . ■ 


Location 


Location 
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Aimex(a) 
ASSIGNMENT OF (1^ 

1.0 r Purpose and Scope. 

14. TBis Annex to tte Fre^ >. 
thatwll govern the conduct of Norwegian or U.S* Cooperative Project Personnel. Durmgtbe 
letin of the PA, each Participant -will be permitted to assign mihtary members or civilian 
employees of its MoD/DoD to tbe Joint Project OfBce (JPOX or to Norwegian or U.S. DoD field 
activities in accordance with this Annex. Cooperative Project Personnel wUi be able to pexfiwm' 
all tbe responsibilities for ihejfc^^ Onmnenoemeitf df 

assignments win be subjectto airy tcq&ie^ participant or 

its government regarding acceptance of PA Cooperative Project Personnel, such as, but not 
limited to, visas and visit request documentation 

representatives or in tbe event no SC is established, Ibe POs, will determine the length of tour for 
tbeposftfonsattfce^^ V 

IX Cooperative Project Personnel will be assigned to the JPO or to U.S. 
DoD or Norwegian MoD field activities for Project work (including work at U.S. (^Norwegian 
contractor facilities) and will report to their designated supervisor within those organizations 
regarding that work. The dragged supervisors 

document describing the duties of each CPP position* to approval by the 

. SC or, in the event no SC is established, the POs. Cqc^^ 

liaison officers for their parent organizations or gcrvcr^^ may act 

from time to time on behalf of their SC representative (tt W&^U if the latter so 
authorizes in writing. \' ' ,:> ' */'" ■■ : 7. , '-\ ■ ■ ■ C'"':-V:-'- .* 

13. Cooperative Project Personnel will not be assigned to commaml or otW : 
positions that w»ld requite &em to exercise responsibilities that are reserved by law or 
regulation to an officer or anplo)^ of the host GovcinmeiiL . 

2.0, -Security.' - '"-'.f 7 ' 

2.1. the UJS. DoD and Norwegian MoO SC n^resetitatives (or POs as applicable) 
will establish the maximum level of security clearance required, if any, to permit Cooperati ve 
Project Personnel to have access to Clarified Information and fecilities in which Classified 
Information is used in accordance with the Project Security Instruction (PSD and Classification 
Guide (CO)/ Access to Classified InfoimaUon ajrf fadUties m 

used will be consistent with, and limited by, Aitickin (Objective) and Article IV (Scope of 



Work) of this PA and the ^rre^iKling piovisim^ the 
minimum required to accomplish the work assignments. 

. 22. The parent Party shaUi^tf^ 
through prescribed channels in compliance with the host Part/s procedures. The Parties will 
cause security assurances to be fflcejL through ttehrr^ specifying the security 

clearances for the Operative Ptoj^Pei^^ 

prepared and forwarded through prescribed channels in compliance with established procedures. 
23- TTiePaitra^ 

assigned to the JPO or field activities are made awe of, and required to comply with, applicable 
tows and regulations a® well £s the requirements of Article VIII (Disclosure and Use of Project 
Information), Article IX (Control XI (Security) of the 

Agreement, ^ tl& com Prior to : . 

commencing assigned duties, CPP will, if requ^ by tte 
or procedures, sign a certific^onc^^ 

2.4. Cooperative Project Personnel will at all times be required to comply with the 
. security and expott laws r briefed in accordance 

widxparagniiA 32 df^ Am^ Anyviblationtf 

Project Personnel during ti^ assignment will be reported to thek parent <x&&z&<m and \ 
govenmentforai^rcpn^ 

of security or export laws, regulations, or procure during their as%u^ yill be withdrawn, 
from the Project with uvkwtoyrt^ bythcar 
parent organization and government • : - / v 

All Classified Infbm^ra 
be considered as Classified toformati^ and will 

be subject to all of fce provisions and safeguards provick^fe Urn, } 

Agreement, the PSI and the CO. V ";?T ■ 

2.6. Cooperative pr^ 

Information or Controlled Unclassified InfiOT^ and 
as authorized by the parent oiganizatioa They will be granted access Jo such infonration in 
accordance with the provisions of the PSI during normal duty hours when acscess is necessary to 
perform Project woik They may not have unsupervised access to classified libraries or . 
operating centers, or to document catalogues, unless the infonnation therein is releasable to the 
public. . '\''.'-'\: ■ ' --"*^ P ;.:*;•. ^ -V^': : v - ' ; ' 

2.7. . Cooperative Project Personnel will not serve as a conduit between the U.S. Dpp , 
and the Norwegian MoD for requests fwand/cffl : 

Administrative Matters, 



3.1. Omsistent with host Patty's laws and regulations, Qoopqative Project Personnel 
will be subject to the sine restrictions, conditions, and privileges as host Party personnel of 
comparable rank and in comparable assignments. Further, to the extent authorized by the host 
Party's laws and regulations, iCopperativePrtgect Personnel and their authorized dependents will 
be accorded: 

3.1.1. Exemption from any host Party 
patent organization or government 

. . . ^ 3.12. Exemption from any host Party customs and import duties or amilar ; ' 

charges levied pa items entering the county 
baggage, household effects, arid private motor vehicles. 

32. Upon or shortly after arrival, Cooperative Project Personnel will be informed by 
.the Project Office or host Party field actiyjtiesiibort 

customs and the need to comply with them- Cooperative Project Personnel will also be provided 
briefings arrange 

eirtiUemenls.imvile^andobU^tionsajchas: 

3-2.1. Any medtical and dental care that may provided ttf Cooperative 
Project Personnel and their dependents at ihe host Party's medical facilities^ subject to applicable 
laws and regulations, including reimbursement when require 

322 Purchasing and patronage privileges at militaiy commissaries, 
exchanges, theaters, and clubs for Cooperative Project Personnel and their dependents, subject to 
applicable laws and regulations. . *<t : - 

323. Responsibly of 
accompanying them to obtain motor v^de li^i% jiasuraik^ coverage in accordance with laws 
and legulations applicable in the area where they are lesiding. to case of claims iri^^ 
use of private motor vehicles by Cooperative Project Petsoi^ 
recourse will be agairjst such insurance. 

3 J. The POs, through the JPO and host Party field activities, will establish standard 
operating procedures for Cooperative Project Personnel in the following areas: 

33 J. Wttkis^ houi^ include holiday schedules. 

332. Leave authori2Btk^ consisted to the extent possible with the military 
or civilian personnel regulations and p^ 

33:3. DreK regulations* consi^ 
civilian personnel regulations and practices of both Parties. 
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3.3.4. Perfbimanee evaluations, recognizing that such evaluations must be 
rendered in accordance with die providing Party's military or civilian personnel regulations and 
practices, 

3.4. Cooperative Project Personal coinmitting an offense umier the law of the 
govenunent of eith^ Party may 

administrative or disciplinary action by the provide Disciplinary action, however, win ' 
not be taken by the host Party against Cooperative Project Personnel from the providing Pfcrty,/ 
nor will C ooperati ve Project Personnel from fee providing Party exercise disciplinary authority 
oye* host Party personnel In accordance with the host Party 's laws, regulations, and procedures, 
thehost Party will assist die providing Party in carrying ou^ 
Cooperative Project Personnel 

4*0. Financial Matters .. r 

4.1. The Parent Party's responsibUityw^ 
Project Personnel: 

4, LI. All pay and allowances. v , 

4.12. Transportation of the Cooperative Project Personnel, the Cooperative 
Project Personnel's dependents, and their pos(^ property to the p ' 
assignment in the host Party's nation prior. to the Cooperative Project Personnel's 
connnenccmentofa tour of duty m 

transportation of the foregoing from the place of assignment in the host Party's 
natkmiqxmcom^ 

» 

4.1 J. Compensation for loss of, or damage to, the personal property of 
Cooperative Project Personnel, or the Cooperative Project Personnel's 
', dependents, subject to fee pareart Party's kws awl regulaticms, 

4.1.4. Preparation and shipment of remains and fimeral expenses in the event of 

the death of Cooperative Project Personnel or the ^ 

dependents. 



